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UNCLASSIFIED 

PAGE 01 NOUAKC 02962 OIIOOOZ 
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ACTION AF-08 

INFO OCT-OI ISO-00 FBOE-00 A-01 SY-05 /0I5 W 

062280 

R010900ZDEC76 
FM AMEMBASSY NOUAKCHOTT 
TO SECSTATE WASHDC 6689 
INFO AMEMBASSY ABIDJAN 

UNCLAS NOUAKCHOTT 2962 

DEPT EOR ASST SECY THOMAS 

AF/EX EOR GREG KRYZA 

FBO FOR ALSPAUGH 

ABIDJAN FOR RSO 

E.O. 11652: N/A 
TAGS: ABLD, ASEC 

SUBJECT: EAST PERIMETER WALL AND COMPOUND LIGHTING 
REP: NOUAKCHOTT 2657 

1. ONE MONTH AGO, ON NOVEMBER 1, MISSION REPORTED THAT VISITING 
FBO TEAM, REGIONAL SECURITY OFFICER, AND MISSION STAFF HAD 
AGREED ON FINAL DESIGN OF CRITICALLY NEEDED EAST PERIMETER SECURITY 
WALL, AND FORWARDED LOW BID (ROUGHLY 28,400) RECEIVED TO CONSTRUCT 
AGREED-UPON DESIGN. REFTEL FORMALLY REQUESTED DEPARTMENT TO 
APPROVE FUNDS FOR PROJECT ASAP SO THAT CONTRACTOR COULD BEGIN 
ORDERING MATERIALS AND START CONSTRUCTION AS QUICKLY AS 
POSSIBLE. 

2. EMBASSY WOULD GREATLY APPRECIATE STATUS REPORT ON 
REQUEST FOR FUNDS FOR THIS LONG-DELAYED, MUCH DISCUSSED 
AND URGENT UNDERTAKING. 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 01 DEC 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976NOUAKC02962 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D760445-0023 
From: NOUAKCHOTT 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t19761283/aaaactyc.tel 

Line Count: 52 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION AF 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 76 NOUAKCHOTT 2657 
Review Action: RELEASED, APPROVED 
Review Authority: BoyleJA 
Review Comment: n/a 
Review Content Flags: 

Review Date: 24 MAY 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <24 MAY 2004 by hattaycs>; APPROVED <25 MAY 2004 by BoyleJA> 

Review Markings: 
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EO Systematic Review 
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Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: EAST PERIMETER WALL AND COMPOUND LIGHTING 
TAGS: ABLD, ASEC 
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